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R070130ZIUN 78 
FM AMEMBASSY SUVA 
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WASHINGTON FOR OC AND NSU 

CANBERRA FOR RSO AND TSO 

HONG KONG FOR RTC 

MANILA FOR RCO 

E.O. 11652: N/A 
TAGS: ASEC 

SUBJECT: CRU CONSTRUCTION 

REE: PHONE CALL 6/7/78 

POST HAS SEVERAL QUESTIONS CONCERNING CONSTRUCTION IN CRU AREA: 

A) PCV CONDUIT HAS BEEN USED FOR LIGHTS AND MAIN POWER. 

PVC FOR LIGHTS EXTENDS THROUGHOUT VAULT AREA. MAIN 
IMCOMING POWER IS STOPPED AT PENETRATION INTO VAULT. ALL PVC 
IS BURIED IN APP. 4 INCHES OF CONCRETE. NO CHASEWAYS USED 

IN BUILDING. CONSEQUENTLY CONDUIT PLACED IN DECKING THEN DECKING 
IS POURED. THIS ALSO PERTAINS TO WINDOW WASH SYSTEM SHOWN IN 
AREA. THIS SYSTEM HAS BEEN BROKEN AND CEMENTED IN. PLEASE ADVISE 
LIMITED OFFICIAL USE 
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IF THIS SETUP IS ACCEPTABLE AND , IF NOT, WHAT STEPS CAN BE TAKEN 
TO BRING IT UP TO STANDARD. 

B) SINCE NO T-BARS AVAILABLE LOCALLY PROPOSE TO USE 
4 1/2 INCH BOLTS PER SHEET OF STEEL, TWO AT TOP, TWO AT 
BOTTOM. CONTINUOUS WELD AT SEAM. 
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C) TOILET FACILITIES ARE SHOWN ON PRINTS. BECAUSE NO 

PLUMING HAS BEEN BROUGHT INTO AREA AT THIS TIME AND DUE TO ITEM 
FACTOR, AND SLOWNESS OF WORKERS, PROPOSE TOILET FACILITIES BE 
DROPPED FROM PRINTS. FACILITIES ARE AVAILABLE TWENTY FEET FROM 
VAULT DOOR ACROSS STAIRWELL. 

D) REQUEST STATUS AND ETA FOR GENERATORS AND AC UNIT 
FOR CRU AREA. 

CONDON 

NOTE BY OC/T: TELEGRAM DELAYED IN TRANSMISSION. 
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